WAIS  Development  Status 

Management  Meeting  Summary  (1/23/95) 


Projects  in  Progress  (resources  assigned) 
Fulcrum  (phase  I  closeout) 
Lightning  (AOL) 
WAIS  2.01 

Intel  (Windows  NT)  Port 
Encyclopedia  Brittanica 


Next  Milestone 

Phase  I  Acceptance 
Beta  Delivery 

Determine  Release  Schedule 
Merge  WAISparse  &  index 
Harry  visit  to  E.B.  (with  JP?) 


Date  Due 

2/28? 
2/3 
1/28 
2/8 

by  2/10 


Projects  in  Progress  (resources  not  yet  assigned) 


Conquest 
Protocol  Toolkits 
Porting  of  WAIS  2.0 
GILS 

DataVault 
WAIS  2.1 
SBIR 

Other  Proposed  Projects 
Fulcrum  (phase  II) 
WAIS  3.0  (including  WAISpublish) 
Fujitsu  Integration 
Freeware  Packaging 

Other  Activities 

Technical  Support 


Understand  sales  needs 
Need  a  plan 

Need  more  data  from  D.C. 
Need  to  free  up  Harry  time 
Hire  appropriate  staff 


As  of 

1/16 

1/23 

Current  Bugs 

16 

21 

Bugs  Fixed  (since  prev.  week) 

n/a 

4 

New  Bugs  (since  prev.  week) 

n/a 

9 

Total  Bugs  Fixes  (since  v2.0) 

17 

21 

Incoming  email  to  "support" 

n/  a 

Outgoing  support  responses: 

1 

Total 

n/a 

38  \ 

Harry 

n/a 

18  \ 

Kevin  O 

n/a 

10 

Dan 

n/a 

Margaret 

n/a 

Marion 

n/a 

at'" 


Documentation 
Training 
QA  &  Testing 
Pre-Sales  Tech  Support 


Company 

Product  Licensed 

Status 

Version 

Platform 

Operatina 

Current  Buc; 

Svstem 

ReDorts 

USGS 

WAIS  Workstation  for  Unix 

Did  not  upgrade  to  WAlSserver  v2.0 

1-0-10 

Solaris 

USGS 

WAIS  Server  for  Unix 

What  is  the  exact  status  of  this  server? 

1-0-11 

internet  Shopping 
Networl< 

WAIS  Server  for  UNIX 

1-0-11 

NASA-Houston 

WAIS  Server  for  UNIX 

Waiting  for  SGI  port. 

1-0-11 

SGI  Challenge  L 

5.3  lrix~I 

Library  of  Congress 

WAIS  Server  for  Unix 

Waiting  for  AIX  port. 

1-0-11 

A1X~^ 

NOT/ADJprob&NOT 

WxUL  cAJJcUlsiUIL  L/luu 

West  Publisliing 
Corporation 

WAIS  Server  for  Unix  (x3), 

Waiting  for  AIX  port 

1-0-11 

RS6000 

AIX  V 

Loral  Federal  Systems 

WAIS  Server  for  UNIX 

Waiting  for  AIX  port. 

1-0-11 

RS/6000 

AIX  J 

Environmental 
Protection  Agency 

WAIS  Server  for  Unix 

Awaiting  DG-UX  port. 

1-0-11 

Aviion 

DG-UX 

Environmental 
Protection  Agency 

WAIS  Server  for  Unix 

Waiting  for  DG-UX  port. 

1-0-11 

Aviion 

DG-UX  V 

National  Security 
Agency 

Multiprocessor  WAIS  Server 

Waiting  for  DG-UX  port. 

1-0-11 

DG  Aviion  52254 

DG/UX5.4R3  ' 

1 

Idaho  National  Energy 
Laboratory 

WAIS  Server  for  Unix  (x3), 

Waiting  for  HP  port. 

1-0-11 

HP  9000 

HP/UX  — } 

National  Technical 
Information  Service 

WAIS  Server  for  Unix 

1-0-11 

HP  9000? 

HPAJX  \ 

Science  University  of 
Tokyo 

WAIS  Server  for  Unix 

Freebie?? 

1-0-11 

Solaris  2.x 

Moscow  State 
University/REDLab 

WAIS  Server  for  Unix 

Call  again. 

1-0-11 

Sparc-1 0 

SunOS 

Naval  Surface  Warfare 
Center 

WAIS  Forwarder  for  UNIX 

1-0-11 

SunOS 

Colgate-Palmolive 

WAIS  Forwarder  for  UNIX 

1-0-11 

Sparc1+ 

SunOS 

Cambridge  Scientific 
Abstracts 

WAIS  Server  fro  UNIX 

Support  renewal  fee  is  $3,750.00.  Waiting 
for  Ultrix  port. 

1-0-11 

DECStation  5000 

Ultrix  ^ 

U.S.  Senate 

WAIS  Forwarder 

1-0-11 

DECStation  5000 

Ultrix  \ 

Mitre 

WAlSserver  f or  Unix 

Enterprise-wide  license;  they  have  their 
own  wais.com  ftp  archive. 

2.0 

all  platforms 

all  operating 

r 


CoiDDanv 

prouuci  i-icensea 

0131 U  S 

inn 

rlaliUI  111 

xj^tsi  call II M 

wUllClll  DUL| 

System 

Reports 

US  Government  Printing 
Office 

WAISserver  for  Unix 

OK. 

2.0 

DEC  Alpha 

OSF/1 

assoc-function  prob  & 
wais  client  prob 

Delphi  Internet  Services 
Corporation 

WAISserver  for  Unix 

OK. 

2.0 

DEC  Alpha 

OSF/1 

National  Center  for 
Manufacturing  Sciences 

WAISserver  for  Unix 

KBO  will  do  install,  deliver  manuals.  SMA 
expires  6  months  after  KBO's  on-site 

2.0 

DEC  Alpha 

OSF/1 

US  Government  Printing 
Office 

WAISserver  for  Unix 

2.0 

DEC  Alpha 

OSF/1 

includelnDoc  parser  prob. 

Martin  Marietta  Energy 
Systems 

WAISserver  for  Unix  x2 

OK. 

2.0 

DEC  Alpha 

OSF/1 

index  ownership  prob. 

Delphi  Internet  Services 
Corporation 

WAISserver  for  Unix  x4 

OK.  Manual  sent  11/16. 

2.0 

DEC  Alpha 

OSF/1 

Fujitsu  Limited 

WAISserver  Enterprise 

2.0 

Several 

Several 

Boeing  Computer 
Services 

WAISserver  for  Unix,  Source 

Need  to  examine  source  code  agreement. 

2.0 

Sparcl  0 

Solaris 

NASA  -  Linthicunn/RMS 
Associates 

WAISserver  for  UNIX 

OK.  Mail  manual 

2.0 

SparcServer  1 0/40 

Solaris 

stopwords  w/multi-db 
&  Xmosaic  prob 

"Datavault" 

WAISserver  for  UNIX 

Needs  invoiced.  VM  to  E.  Foster  1 2/8 

2.0 

Sparc  2000 

Solaris 

New  York  Law 
Publishing  Co. 

WAISserver  for  Unix 

OK. 

2.0 

Solaris  2.x 

NASA  -  Goddard  Space 
Flight  Center 

WAISserver  for  Unix 

OK. 

2.0 

SPARC10 

Solaris  2.x 

Eisenhower  National 
Clearinghouse 

WAISserver  for  Unix 

OK.  Manual  sent  11/1 6. 

2.0 

Sparc-LX 

Solaris  2.1 

Dept.  of  Energy/OSTl 

WAISserver  for  Unix 

OK. 

2.0 

Solaris  2.3 

Science  Applications 
International  Corp. 

WAISserver  for  Unix 

OK. 

2.0 

Sparc  1000 

Solaris  2.3 

Datalytics,  Inc. 

WAISserver 

Mail  hardcopy  docs. 

2.0 

Spares 

Solaris  2.3 

Laval  University 

WAISserver  for  Unix 

OK. 

2.0 

Sparcl  0 

Solaris  2.3 

Pacific  Bell 

WAISserver  for  Unix 

OK. 

2.0 

Sparcl  0/50 

Sun  OS 

Rice  University 

WAISserver  for  Unix 

Call  Prentiss  w/  password  for  productl. 

2.0 

Sun  690 

Sun  OS 

Company 

Product  Licensed 

Status 

Version 

Platform 

Operatina 

Current  Bua 

Intel  Corporation 

\A/AI*^c;pr\/pr  for  I  IniY 

OK.  Send  manual. 

2.0 

System 
SunOS 

Reports 

House  Information 
Systems 

WAI^<;pr\/pr  fnr  llnix 

OK. 

2.0 

SPARC10 

SunOS 

Los  Alamos  National 
Laboratory 

WAI^^iprvpr  f or  llnix 

V  V/Ai  wOC  1  V  d    l\Jl    w  1  1  lA 

OK. 

2.0 

Sparc-1 0 

SunOS 

Stanford  University 

\A/AIQcpr\/pr  fnr  1  IniY 

OK. 

2.0 

Sparc  20 

Sun  OS 

Cisco  Systems,  Inc. 

vvMioocrvcr  lui  umia 

OK 

2.0 

SPARC  1 0 

Sun  OS 

Draper  Laboratory 

OK 

2.0 

Sun  OS 

National  Science 
Foundation 

\A/A|c;cpr\/pr  fnr  I  IMIV 

OK 

2.0 

Sparc2 

Sun  OS 

wildcard/ stemming  intrct. 

Georgetown  University 

\A/AIQeor\/pr  fnr  1  iMlY 

h^ail  m^niipl 

IVIClll  IIICIIIUCII. 

2.0 

Sparcl  0 

Sun  OS 

University  College 
London 

\A/ A  IQoQr\/cir  f  nr  1  IniY 
VVAIo&crVcl  lUl  iJillA 

OK 

2.0 

?  Multi-CPU 

Sun  OS 

TASC 

\A/AI^<5prv/pr  fnr  1 INIIX  x9 

OK. 

2.0 

Sun  OS 

Lawrence  Livermore 
National  Laboratories 

\A/AIQcor\/or  fnr  1  IniY 

OK. 

2.0 

SUN  Spares 

Sun  OS  4.1.3 

Novell,  Inc. 

\A/ A IQcor\/ar  for  1  Iniv 

OK 

2.0 

Sparcl  0 

Sun  OS  4.1.3 

Sandia  National  Lab 

\A/ A IQoar\/or  f  nr  1  Iniv 

M?iil  manual    Nntifv  whpn  ?  0  1  readv 

2.0 

SparcStation 

Sun  OS  4.1.3 

Nippon  Telephone  & 
Telegraph  (NTT) 

\A/AIQopn/pr  fnr  1  IMIV 

Mail  manual 

IVIClll  IIICIIIUCII. 

2.0 

Sparcl  0 

Sun  OS  4.1.3 

1  he  Worla  banK 

WAICicprv/pr  fnr  1  INIV  yP 

OK. 

2.0 

Sparcl  0,  Sparc20 

Sun  OS,  Sun  OS 

Sun  Microsvstems 
(Aspen  SmailWorks) 

WAIS  Server  for  UNIX 

Call  Janet  Coursey. 

beta  2.0 

Sparcl  000 

Solaris  2.3 

Fulcrum  Technologies 

WAISserver  (via  contract) 

OK??  Check  SMA  status  per  contract, 
contract  date 

v2.0 

Sparcl  0 

Sun  OS 

